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Message Text 


CONFIDENTIAL 

PAGE 01 LENING 00519 111407Z 
42 

ACTION SY-07 

INFO OCT-01 EUR-06 ISO-OO FBO-01 OC-06 CCO-OO /021 W 

111017 

R 111320Z JUN 74 
FM AMCONSUL LENINGRAD 
TO SECSTATE WASHDC 531 
INFO AMEMBASSY MOSCOW 
AMCONSUL FRANKFURT 

CONFIDENTIAL LENINGRAD 0519 

E.O. 11652: GDS 
TAGS: ASEC 

SUBJECT: ACR INSTALLATION- FIFTH FLOOR 
FRANKFURT FOR RSS, RTC 

ERECTION OF ACR STARTED. UNPACKING TO DATE REVEALED THE FOLLOWING: 
TWO WALL PANELS BROKEN AND PARTIALLY SEPERATED FROM METAL FRAME, 
ONLY TEN GOOD OR REPAIRABLE F TYPE HORIZONTAL CORNERS AND THREE 
E TYPE VERTICAL CORNERS REPAIRABLE. NINE ADJUSTABLE FLOOR BEAM 
PADS ARE DAMAGED AND TWO MISSING. FLOOR BEAMS HAVE BEEN LAYED 
OUT AND LEVELED. ERECTION OF END BENT STARTED. WE DO NOT BELIEVE 
THAT THERE ARE SUFFICIENT USABLE OR REPAIRABLE PARTS MENTIONED 
ABOVE TO COMPLETE INSTALLATION. ADVISE WHAT FURTHER ACTION SHOULD 
BE TAKEN. 
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